DECLARATORY 

4 Improvement  Res.  No.  1021^-1960 


For  the  Vacation  of  the  alley  between 
Lumbard  Street  and  Roy  Street  from  the 
south  property  line  of  Reynolds  Street 
to  a point  lli|  feet  south  thereof. 


'I  Resolution  Adopted: 

i March  2^  I960 

Confirmed: 

■ March  ^1,  I96Q 

Bids  Received: 


Contract  Awarded: 

^ Contract  and  Bond : 

I Contractor: 

Reported  Completed: 


Assessment  Roll  Confirmed: 
May..l9.».  I960 


1 


E.  0.  l80-‘^9 


DECLARATORT  RESOLUTION  NO*  102l;-1960 


For  the  Vacation  of  the  alley  between  Luaibard  Street 
and  Roy  Street  from  the  south  property  line  of 
Reynolds  Street  to  a point  llii  feet  south  thereof. 


PLANS  ORDERED:  May  28,  19^9 

ADOPTED:  March  2,  I960 

ADVERTISE  NOTICE  TO  PROPERTY  OWNERS:  March  8 & 19,  I960 

Notices  Mailed  March  18,  I960 

HEARING  ON  CONFIRMATION:  Thurs.,  March  31,  I960,  6:30  p.m,  1ST. 
CONFIRMED:  March  31,  I960 

ASSESSMENT  ROLL  ORDERED:  March  31,  I960 

ASSESSMENT  ROLL  APPROVED:  25,  196O 

HEARING  ON  CONFIRMATION 

OF  ASSESSMENT  ROLL:  Thursday,  May  19,  I960,  700  p.ra. 

NOTICE  SERVED: 


ASSESSMENT  ROLL  CONFIRMED: 


May  19,  I960 


PECLAKiVTORY  ^ ^ ‘ * “ . X v/  x 


Street  to  a iDolnt  llA  feet  south  theyeofj 


necessary  lo  St »'««+.  to  a ooint  1 Vi  thereof^, 

nertv  line  ox  neynoias uuj_iiu 


*zu“i“sr.r  rs”.  rs,  s ^ i>;r.T:-5=ri... . ..  • - 


Fort  Wayne,  Indiana 


The  cost  of  said  Vacation  --  Opening 
sessed  against  the  property  beneficially 


nf  rirthi  of  .nny  for  utility  rtirpoiw ' ^hall  be  as 

affected  thereby. 


The  property  which  ptay  be  injuriously  or  benehcially  aflected  iy^ytoh^Vae^ton^^.-^^^  - 

natien  of  right  af  mny  for  utility  piirpngaa-is  described  as  follows.  —5-.  -^7  a . . 

V:.l-  nP  4.P,  t^X^hrif  t.hh  alle.T.-faxJ^itae«tb.c cuu.d..  undlti on-and.  - 

npafte  Ineltialve  to  the  City  of.Eort  V/ayaa^-Indiana-. 

All  according  to  the  method  and  manner  provided  for  in  an  act  of  the 
s“  Tad  a^;:„d:to,5Te™^nd  supSlementa,  thereot.  including  Ute  right  to  bond  assessntents  as 
in  said  law  ordered. 


Assessments  if  deferred  are  to  be  paid  in  ten  equal  installments  with  interest  at  the  rate  of  % 

Assessments  u aexenca  oxc  u n +v,.a  r-i+yr  of  Fort  Wavne  Indiana  be  or  be  held  responsible  for 

iftt'S' s .rsi. - ™.i— . 


. j ' shall  be  subiect  to  an  easement  for  the  use  of  the 


limits  nf  ForV 


ADOPTED  THIS 
Attests 


^ day  or 


Secretary  Board  of  Public  Works. 


L U M B A RD  ST. 


ALLEY  TO  BE  VACA 


1.  I TO  BE  OPENED  FOR  ALLEY  PURPOSES 

1023 

I 024 1 1 


REYNOLDS  STREET 


DETAIL 


PREVIOUSLY  ACQUIRED 
FOR  ALLEY  R/W 


ROY  ST. 


FORT  WAYNE  2.  INDIANA 


(llity  of  JjDrt  ^Taytte 


Mr,  Donald  E.  Bodeker,  Office  Engineer 
City  Engineer’s  Office 
425  South  Calhoun  Street 
Fort  Wayne,  Indiana 

Dear  Mr.  Bodeker: 


We  have  reviewed  the  proposed  vacation  of  the  north-south  alley 
between  Reynolds  Street  and  the  first  alley  south  of  Reynolds 
Street  immediately  east  of  Lumbard  Street.  ' . 


We  have  no  objection  to  the  proposed  vacation  providing  the 
following  conditions  are  met: 


1. 


That  the  alley  be  retained  as  a utility  easement 


2. 


That  the  owner  of  Lot  24  dedicate  a triangular  por- 
tion off  the  rear  of  his  1-ot  as  shown  by  accompanying 
sketch,  in  order  to  make  the  alley  continous.  By 
vacating  the  14  foot  alley  the  owner  of  Lot  24  would 
receiLve  ir  payee  114*-  gTfpiawnfl;  ^ ’ 

ground.  By  dedicating  the  triangular  portidn,  he 
would  be  los^g  square  feet.  However,  he  would 

be  gaining  square  foot  of  ground  overall  and 

the  City  wouiQ  be  gaining  a continous  alley. 


At  the  present  time,  there  is  a pole  line  running  kcross  this 
proposed  easement  which  if  dedicated,  the  pole  line  would  then 
be  over  an  easement  as  compared  to  hek? gin  over  private  property 


which  is  now  the  case 


Sincerely , 

CITY  PLAN  COMMISSION 


to 

respectfully  petition  for  the  passage  of  a resolution  providing  for  the  vacation  of  the  alley  between 
Lumbard  Street  and  Roy  Street  from  the  south  property  line  of  Reynolds  Street  to  the 
first  alley  south  of  Reynolds  Street. 


i 


ppciun 

1 

1 

1 MAY  9c  4ncn  « 

] 

icocri'Ll 



*1 


i 


/ 


Date 


Office  of 

Board  of  Public  Works 


Fort  Wayne  2,  Indiana 


itl-2^2-2 


B.  0.  l80-'^9 
To City  Engineer 


March  31.  1960 


Subject Declaratory  Res.  No«  lQ2ii~1960 


For  the  Vacation  of  the  alley  between  Lumbard  Street  and  Roy  Street  from  the 
south  property  line  of  Reynolds  Street  to  a point  lll^  feet  south  thereof. 


Prepare  Assessment  Roll  of  Benefits  and  Damages;  the  property  owners  benefited  to 
be  assessed  the  costs  of  advertising,  which  was  $12,1|3. 

Paul  F . Roembke 
John  D,  Lombard 
Berkeley  Ward 
BOARD  OF  PUBLIC  WORKS 

ic 

attach  Res.  & P.  0.  List 
cc:  Mayor  Burns 


Signed 

Reply: 


April  20,  i960 


Assessment  roll  of  benefits  and  damages  completed  and  attached. 


DB/is 


attache. 


Signed 


SENDER:  REMOVE  & KEEP  3RD  COPY  - RECEIVER:  ANSWER  & KEEP 


2ND  COPY  - RETURN  1ST  COPY 


Subject  Vacation  - alley  between  Lumbard  & Roy 

Received  a petition  for  the  Vacation  of  the  alley  between  Lurabard  Street  and  Roy  Street 
from  the  south  property  line  of  Reynolds  Street  to  the  first  alley  south  of  Reynolds 
Street. 


Prepare  an  opinion,  after  conferring  with  all  Governmental  agencies  and  utilities. 


S,  J.  Gallmeyer 
John  Cooper 

Orin  M«  Darling 

BOARD  OF  PUBLIC  WORKS 
c 

attach  copy  of  petition 

Signed 


February  25,  I960 


Resolution, drawing  and  property  ownership  list  completed  and  attached. 

At  the  request  of  the  City  Planning  Director,  we  have  prepared  another 
resolution  for  the  condemnation  of  the  southwest  corner  of  Lot  No.  24, 
Roy's  Addition_,to  eliminate  the  jog  in  this  alley.  We  recommend  that 
the  approval  of  this  resolution  be  conditioned  upon  the  approval  of 
Resolution  1023  which  provides  for  the  above  described  condemnation. 


Signed DEB/is 


SENDER: 


Edward  Grenn, 
City  Engineer 


2ND  COPY  — 


RETURN  1ST  COPY  TO  SENDER. 


NOTICE  OF  IMPROVEMENT 


OFFICE  BOARD  OF  PUBLIC  WORKS 


1024 


Fort  Wayne,  Indiana 


To. 


You  are  hereby  notified  that  the  Board  of  Public  Works,  of  the  City  of  Fort  Wayne,  Indiana,  did 

pass  Improvement/bo’ffifM 
Riding  for  the  v*catioii  of  the  alley  U 


'ai'ley''beibMen  Lu  "from  the 


south  property  line  of  Reynolds  Street  to  a point  114  feet  south  thereof. 


All  work  to  be  done  under  aforementioned  Improvement  Resolution  shall  be  in  accordance  with  the  de- 
tailed plans,  profile  and  specifications  which  are  now  on  file  and  may  be  seen  in  the  office  of  the  Board 
of  Public  Works. 


The  Board  has  fixed IE‘. 

a date  and  time  when  they  will  hear  and  consider  objections  or  remonstrances  from  all  persons  whose 
propery  will  be  affected  by  the  proposed  improvement. 


You  are  hereby  notified  that 


is  subject  to  assessment  for  said  proposed  improvement  under  the  Improvement  Laws  passed  by  the  Gen- 
eral Assembly  of  the  State  of  Indiana,  March  6,  1905,  and  under  all  acts  amendatory  thereto  and  supple- 
mental thereof. 


BOARD  OF  PUBLIC  WORKS 


ENGINEERING 
DEPT.  OF  STREETS 


DATE  September  7«  I960 


■pO: Board  of  Public  Works 

SUBJECT:- Board  Order  No.  180-1959 


Re:  Declaratory  Resolution  No.  1024-1960  'which 

provides  for  the  vacation  of  the  alley  between 
Lombard  Street  and  Roy  Street  from  the  sooth 
property  line  of  Reynolds  Street  to  a point 
114  feet  sooth  thereof. 

A copy  of  the  easement  grant  for  Declaratory  Resolution  No,  1024?  which 
was  confirmed  March  31>  I960,  is  attached. 

This  grant  has  been  signed  by  all  benefited  property  owners  and  recorded 
in  the  office  of  the  Allen  County  Recorder.  It  should  be  filed  with  the 
resolution  as  a permanent  record. 

Copies  have  also  been  distributed  to  each  Utility  Company  with 
facilities  in  this  alley. 


City  Engineer 


DEB/is 
attache . 


r'  1' 


I ' / ^ f ' » > 


GiiA.'JT  OF  'ijiSFv^FNT 


Fjot  vF9F; 
A.O.  (.01/ 7'/ 03 


iHTS  INOhNTIJRii  WITN,!J^;OKTH,  That  tl'ie  undersigned  Ora;;  . O'r's , each  aver  tne  age  uf 
twenty-one  (,21)  years,  and  t^le  owners,  respect! vely  a;'  not  Mo.  2ii,  Roy's  Ad- 
dition to  tne  City  of  Fort  Wayne,  Indiana,  accoromy  to  tne  plat  iie reof  recorded 
in  D.R,  Hook  lOfc  at  page  1 in  the  Office  oi  the  Recorder  of  AlLen  County,  Indiana 
and  the  west  forty  (iiO)  feet  of  a rarcel  of  land  fifty-lour  (--Ji)  feet  in  width 
lying  iramediately  west  of  Lot  fj2\x  in  Hoy's  Addition,  said  fifty-four  (pii)  feet 
includes  the  fourteen  (ih)  foot  alley  pr^oposed  to  ne  vacated,  for  and  in  consid- 
eration of  One  Oollar  (Si. 00)  and  other ' valuaoie  cor.ui deration,  receipt  of  v^)ich 
is  hereby  acknowledged,  oo  hereby  CONVEY  and  W-\PJIANT  to  INDIA  A k MICTilGAN  ELEC- 
TRIC COMPANY,  an  Indiana  coiporation , GENFIC.L  iLlP-lOF/.  CCF!'A;;!  OF  IND'ANA  INC. 
an  Indiana  corporation,  NORTHERN  INDiAIviA  Plit-LJh  S;'R7ICi.-,  COF'^aNY,  ar'.  In-b  ana  cor-’ 
poration,  CITY  UTlLITiEC  OF  FORT  WAYNE  and  CITY  01’  FORT  ;N.'iANA,  a nmni- 

cipal  corporation  situated  in  Allen  County,  Irdiaria,  the  rithl  and  authority  to 
construct,  erect,  operate,  maintain,  repair,  replace,  ano  renew  coles,  wires, 
crossarms,  and  other  fixtures,  the  right  and  authorit,y  to  string, install , con- 
struct, erect,  operate,  maintair: , repair,  replace,  and  renew  wires,  cables,  and 
other  necessary  equipment  upon  and  between  such  poles  and  to  operat.e  oy  means 
tiicreof  a line  or  lines  for  the  transmission,  distributi  on,  and  deliver'.'  of 
electrical  energy,  and  for  telephone  purposes,  and  delivery  of  electrical  energy 
to  the  pub.;.ic  in  general  to  be  used  for  light,  heat  , po'wer,  ieleohone  and/or 
other  purposes,  in,  upon,  alony , and  over; 


And  the  further  right  and  authority  to  coristruct,  operate,  maintain,  repair, 
replace,  and  rene'W  gas  lines,  sewer  lines  and  water  lines,  in,  under,  throuc-h 
and  over; 


The  following  described  real  estate  of  Grantors  situated  in  the  City  of  Fort  Wayne 
County  of  Allen,  State  of  Indiana,  to-wit:  " ’ 

Beginning  at  the  northwest  corner  of  Lot  ^2ii  in  Roy  Addition  to  the  City 
of  Fort  Wayne  as  shown  in  the  recorded  plat  tnereof  in  the  Office  of  the 
Recorder  of  Allen  County,  Ind.lana;  thence  south  along  the  west  line  of 
said  Lot  #2ii,  a distance  of  llh  feet  to  a point  sit'^atec  16  feet  nortl)  of 
the  southwest  corner  of  said  Lot  tnerice  west  b}'  oef lection  right  of 

90  degrees,  a distance  of  lii  feet;  thence  north  by  deflection  right  of 
90  degrees  and  parallel  to  the  west  line  of  said  Lot  ^2k,  a distance  of 
llii  feet  to  the  south  line  of  Reynolds  Street j thence  east  by  deflection 
right,  a distance  of  lit  feet  to  the  point  of  beginiiing. 

aforesaid  points  mentioned  in  said  description  being  made  with 
reference  to  the  corners  of  said  lots  as  now  situated  and  according 
to  the  aforesaid  recorded  plat  of  Roy's  Addition  to  the  City  of  Fort  Wayne. 

These  presents  shall  be  binding  upon  the  heirs,  executors,  administrators,  grantees 
and  assigns  of  Grantors.  ^ 


IN  KI'^NESS  WI^REOF,  Grantors  have  set  their  hands  and  seals  hereto  this 

.I960. 


Grantors 
Benton  f,  McMahon 


Mc^fahon 


Lot  Number 

Lot  No.  2Li 
Roy's  Additibn 


•o 

■c 

50 

<? 

ro 

to 

ro 


?i  Katherine  D.  Teetsel 


Counfy  OT^ 


The  west  iiO  feet  of  a parcel  of  land 
Sh  feet  in  width  lying  immediately  west 
of  Lot  ^2h,  Roy's  Addition,  said  Sh 
feet  includes  the  IR-foot  alley  pro- 
posed to  be  vacated. 


i 


-2- 


5TATS  OF  INDIANA; 
COUNTY  OF  ALLFN  : 


I /. 


O' 


SS 


a^nerine  u.  leetsel,  husband  and  wife,  each  over  the  a^e  of  twenty-one  (21) 

foregoing  GIUNT  OF  FASL'MFNT,  and  oersonallv 
.^owledgad  the  execution  thereof  to  be  his/her/thelr  volunta^art ErdeL. 

•••'  \ . V P / n*iiL’-  ' 

’r."  - WH£;RF0F,  I have^placed  tny  hand  and  notarial  seal  this  ^ day  of 


L: ' ? 

^ ' 


/ .‘■’■^V..O^»i«jBliision  expires  '^'^'^‘ssion  expires  Apr.  26  1963 
^ — 

Xbis!  instrument  was  prepared  by 


^ ie' 

NOTARY  PUBLIC 
K.  Edith  Merillat 


Employee  of  Indiana  & Michigan 
Electric  Company  on  its  behalf. 


J?£CLA,HA  ro£/ 

^Wpmvrmnnf-  Resolution 


y^£  l/AcLA-r/a/V  gy  y^£.  AA.L£.y  ^£7-j^e,EA/  2.i//^By^KP 


LZ! 


'^oy  ST^e&r  T^^ar^s^^-ry  ^ '^^yA/a^DS  ^7';e^^z'  A 


1024  z-zs-£o 


